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TAGS: ASECNSU 

SUBJECT: FIRE ALARM INSTALLATION AND ATTIC PLUMBING 
PROJECT 

TEAM, MOSCOW FOR RSO 

REF: (A) LENINGRAD 999, (B) STATE 86420 

1 . SEABEE TEAM CONSISTING OF TWO MEN WILL BE PROVIDED FROM 
NSU WASH FOR FIRE ALARM INSTALLATION PROJECT. ESTIMATED 
SEABEE DEPARTURE FOR THIS PROJECT IS TENTATIVELY SCHEDULED 
FOR 1 MAY 1978 PROVIDED CONFIRMATION OF ALL MATERIALS ON- 
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SITE IS RECEIVED. SEABEE TEAM INSTALLATION IS LIMITED TO 
SENSITIVE AND RESTRICTED SPACES LOCATED IN PORTIONS OF 
THIRD, FOURTH AND ATTIC FLOORS OF LENINGRAD CHANCERY. 
REMAINING PORTION OF INSTALLATION WILL BE ACCOMPLISHED BY 
CONTRACTOR AND WILL BE SUBJECT OF SEPTEL. REQUEST POST 
ADVISE AVAILABILITY OF GOVERNMENT/NON-GOVERNMENT QUARTERS 
FOR SEABEE TEAM. 
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2. REQUEST A/SY/NSU BE ADVISED OF ARRIVAL OF ADDITIONAL 
PROJECT MATERIAL RECENTLY ORDERED: 

40 EACH 1.91 OHM EOLR 
3 EACH 910 OHM RESISTORS 
500 EACH 1/2 INCH EMT STRAPS 

500 EACH 1/2 INCH COMPRESSION BOX CONNECTORS 
200 FEET 1/2 INCH CONDUIT 

3. REQUEST A/SY/NSU ALSO BE ADVISED: IF 4000 EACH HYATT 
CONNECTORS REQUESTED IN REFTEL (B) WERE OBTAINED FROM 
FRANKFURT RTC; AVAILABILITY AT LENINGRAD OF ONE EACH 12 
FEET AND 16 FEET DOUBLE-SIDED STEP-LADDERS AND RAMSET 
CHARGES/FASTENERS DISCUSSED DURING CEC A. DICK VISIT TO 
THAT POST. 

4. ATTIC PLUMBING PROJECT WILL BE SUPPORTED BY NSU WASH 
SEABEES WHEN POST AD VIS PROJECT IS READY TO BEGIN. 

5. BOTH PROJECTS WILL BE ACCOMPLISHED WITH MINIMUM SUP 
PORT FROM UT1 LADD IN ORDER TO PREVENT DISRUPTION OF RESI- 
DENT SEABEE PROGRAM AT LENINGRAD. REQUEST ALL CORRESPON 
DENCE CONCERNING THESE PROJECTS INCLUDE A/SY/NSU AS 
ADDRESSEE FOR FULLEST COORDINATION OF SUPPORT. 
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6. FIRM SEABEE TRAVEL ITINERARY WILL BE PROVIDED WHEN 
AVAILABLE. CHRISTOPHER 
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